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TAGS: ABLD, ASUP, ACOM, ASEC, UR 
SUBJECT: OFFICE BUILDING-ELECTRICAL 

BONN FOR RCO, FRANKFURT FOR RSS AND RTC, LONDON FOR ATO 

1. IN PREPARATIONS TO START ELECTRICAL INSTALLATION ON FOURT*, 
FIFTH AND SIXTH FLOORS AND UNPACKING ITEMS LISTED IN P.O. 
2012-300163, IT HAS BEEN NOTICED THAT IN ADDITION TO THE 
MISSING MOUNTING ACCESSORIES, THERE ARE ALSO NO FLOURESCENT 
FIXTURES OR TUBES PROVIDED FOR THE ENTIRE AREA. 

2. ACCORDING TO DRAWING L-4, THERE SHOULD BE 116. 

3. OTHER ITEMS MISSING ARE ONE POWER PANEL, COMPLETE, ITEM 
2 OF GRAY BAR QUOTATION AND 500 FEET WIRE, AWG 10, BLACK, 

ITEM 3, PAGE 9, SAME QUOTATION. 

4. PLEASE ADVISE. 

GLEYSTEEN 
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